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SECRET 


25X1 A 


SEPTS*®** 1959 

TO: I 

PROMs 


1*00 PM 


PRIOPI7Y 


25X1 A 


25X1 A 


25X1 A 


1. T!IIS MESSAGE IS FOE 


SUBJECT : 


TASK CHANGE RECORD NO. 14 
3. IN ACCORDANCE WITH DISCUSSIONS BETWEEN 
R.M. BISSELL AND 


25X1 A 


CONTRACTOR IS PROCEEDING WITH ADDITIONAL 
TASKS. THESE ADDITIONAL TASKS WILL INCLUDE • 

A. W IND TUNNEL MODEL OP 2-D EXIT - CONTRACTOR WILL 
DESIGN, CONSTRUCT AND TEST A WIND TUNNEL MODEL OF THE 2-D 
EXIT NOZZLE . AN ANALYSIS AND 3W0IARY OP TILS RESULTING DATA 


WILL BE CARRIED OUT. DESIGN AND CONSTRUCTION OP THIS MODEL 
WILL BE AT CONTRACTOR’S EXPENSE. COSTS FOR TESTING AND DATA 
ANALYSIS WILL BE CHARGED TO THE CUSTOMER. THIS PROGRAM WILL 


BE CONDUCTED DURING THE PERIOD FROM 14 SEPTEMBER THROUGH 

13 DECEMBER 19 >9 ■ 

B. KIMQFISE SUMMARY REPORT • CONTRACTOR WILL PREPARE 
AND SUBMIT A SUMMARY REPORT OP THE WORK COMPLETED TO 
1 SEPTEMBER ON THE KINGPISH AIRPLANE AND RELATED STUDIES. 
PRSPAMTXOH AND PUBLICATION OF THIS REPORT WILL BE CONDUCTED 
l VX PERIOD FROM MMPiRnm THROUGH 11 OCTOBER 1959 
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e. nir - »*» <wag ' coirnUC,0! ' 

naua abb bbbnit * neamu . n a» “ *“ WOT * 80rou0T,D 

nMOOH 18 URM « THB MfUCAHM OF WWOM-8 WFK« 
tO THB F1*H MB EIBBFXJH YBBIOM*. FMFWUTIW MB FUBUCVTCON 

of an bbfobt rax » oobdowbb m® ** mIW> rMK 8 
gm mp thxouoh so ocwbb 1939. 

B. wr ^« TMTIBB - COimtAMOB Will. OQXWCT ADDITIONAL 

suoraoxxe tsstb « «» labob-ooalb on V* eoalb " 0DIL8 wnu "“ 

WB FWIOB FROM 11 BEKEWBR «**»» « «™® B “ U “* W 

HOU WBM WILL U ABAIMBD «D WOORPORATBD VKO THB REFORT 

DXSCUS3XD UMDMR ITBI 3C ABOV*. 

»gr ^ flag ggL - basm of successful he»<«» 

OF MB S-D B0Z21B TESTS, COXTRACTOR WILL CARR? OUT DBSIOW OF 
A WIBB t OBBKL ZULU NOBEL TO BE FREFABSB TO DBNDHSTRATE 
MCHBIOAL FEASIBILITY OF THE KIMOFISR IKLET. THIS DESBW WILL 
BE CARRIED OUT DOR IMG THE PERIOD FROM 9 HOVBNBBR THROUGH 18 

SSCSNBKR 1959- 

A. BETMATED COSTS FOR THESE ADDITIOHAL TABES ARB AS lOlUNfS. 

a. worn TUMcd MBS "* 3=£ 

(1) DS3X0N AMD CONSTRUCTION 

(2) TBSTDW AMD DATA ANALYSIS 

b. lararaM rfw* 

e. «hbical m m - w°° m,a waa 

D. MSafflBE TBSTDW 

b. riiiT T?” 1 TlfI * r imm ' DtsIQ>< 

total sstzmatkd cost 
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5. oontractor CBHfuamar has available ah indicated 


s*p»' 

25X1A 


25X1A 


25X1 A 


f 25X1A 


aftsr 8 seftookr 1939 # therefore, funding requirements for ms 

ADfilYXOKAL NK ARE AS FOLLOWS t 

ESTIMATED COST, FOR ADDITIONAL TASKS 
LESS CURRENT Firm AVAILABLE 

ADDITIONAL FUNDS REQUIRED 


6. IN ACCORDANCE WITH THE ABOVE, CONTRACTOR SUBMITS THE 
FOLLOWING CHASSIS TO THE CONTRACT 1 

ESTIMATED COST FSK TOTAL 


25X1A 


BASIC TASS 
TCR HO. 1 
TOR NO. 

TOR NO. 

TOR NO. 

TOR NO. 

TCR NO. 

TOR NO. 

TOR NO. 

TCR NO. 9 
TCR NO. 10 
TCR NO. 11 
TCR MO. 12 
TCR NO. 13 


i 


i 

ft 


TOB HO. 


(fins. Duot) 

(Elect. Model) 

Sleet. Model) 

Sag. Duet) 

FaeilitJes) 

Fit. Cent. Sy a.) 

Air Turb Drive) 

(May 15-30 June Task) 
(Faollifclea) 

1 July -15 July Tnxk) 
[Task Deneriptlor. ) 
[Error Adiuetaent) 

2T July-jO Aug ) 

•TOTALS 


ADJ UST ED TOTALS 


x M 


CONTRACTOR HAS SHOWN INDICATED UNDERRUNS AND OTHER AVAILABLE 

jft> DATS; IHBPJSFORS. TOTAL 


EE TOTAL AMOUNT OF 


FUNDXNO RECPXRSiaSKT3 UNDER THIS CONTRACT TO DATS ARE AS FOLLOWS t 
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